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ACTION AE-06 

INEO OCT-OI ISO-00 SY-05 SCCT-01 EBO-02 A-OI L-02 ABE-OI 
/0I9 W 

120251 

PR 110910ZMAR74 
PM AMEMBASSY GABORONE 
TO SECSTATE WASHDC PRIORITY 6383 
INEO AMEMBASSY PRETORIA 

CONPIDENTIAL GABORONE 0339 

DEPT FOR AF/EX/BFO - HEWITT AND A/SY 

E.O. 11652: GDS 
TAGS: ASEC APSP 

SUBJECT: PROGRAM FOR COMBATTING TERRORISM - GABORONE 

REF: A. GABORONE 738 AND 803 JUNE 1974. 

B. STATE 133450 JUNE 1974 

1. UNDER REPTEL A, POST SUBMITTED IT COST ESTIMATES RPT ESTIMATES 
(PARAS I & 2) COVERING THE PROGRAM TO COMBAT TERRORISM. 

ALL WORK, INCLUDING EXTENSIVE CHANGES GROUND PLOOR AND FIRST FLOOR 
RESTRICTED AREA OP EMBASSY, IS NOW NEARING COMPLETION AND PINAL 
COST FIGURES ARE KNOWN. THE BREAKDOWN IS AS POLLOWS: (REPER 
RECOMMENDATIONS AS GIVEN REFTEL A). 

A. RECOMMENDATIONS: OPPICE BUILDING - 

ITEMS A.l; A.2; AND A.3 - ESTIMATED COSTS WERE - DOES 14,900. PINAL 
COSTS ARE - COLS 28,071.74. 

B. RECOMMENDATIONS: AMBASSADOR'S RESIDENCE - 

ITEMS B.I AND B.2 - ESTIMATED COSTS WERE - DOES 10,000. FINAL 
COSTS ARE - DOES 15,461.25. 

2. THE TOTAL ALLOTTED, SEE REPTEL B, TO COVER THE ESTIMATED COSTS 
OP ITEMS ENUMERATED IN 1 ABOVE WAS DOES 24,900 AGAINST A FINAL COST 
OF DOES 43,532.99, A DIFFERENCE OP DOES 18,632.99. ALTER REVIEW OP 
PROJECT BY RSO SPAULDING, BURGLAR BARS AT RESIDENCE AND ALARM 
CONPIDENTIAL 
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SYSTEM AT EMBASSY WERE DICONTINUED REDUCING THE TOTAL COST BY 
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DOLS 1,712.52 THEREFORE LEAVING A BALANCE REQUIRED OF DOES 16,920.47. 

3. IT IS REQUESTED THE TERRORISM ALLOTMENT BE INCREASED BY DOLS 
16,920 IN ORDER TO COVER THE COSTS OF THE ENTIRE PROJECT. A 
TELEGRAPHIC ADVICE WOULD BE APPRECIATED. 

THOMSEN 


CONFIDENTIAL 
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